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PURPOSE: 


t 


le To Improve the arrangement. of, and pilot accessibility and: visability. to, 
instruments and control panels in the aes 


2. Po improve the ancanutbtiity and reapvabd ity of equipment, panels, and 
elestrical disconnects iin the cockpit. 


3. To provide adequate cockpit space for improved autopilot, compass, and. 
navigation system. 
‘NATURE GF PROPOSAL: 
Redesign coskpit to rearrange instrument locations on all instrument panels and > 
- xelocate equipment and controls in side consolés in accordance with previously 
‘approved | mock upe 


‘Baieting Anstruments and eontrol penels will be utilized except as outlined below: 


f 
: | BRIBE TO CUSTOMER 
.. BC Loaimeter Medel MER (Moditied):: Both 
- - Qlimaeagalts Sonayes1) wie 
o> Fuel Press. Indteator » B90K60 a. LWSPO. 
2) Pugh Breas. Indieator «290860 | Profent 


as Tue reso, ‘Drenanttter «8-60 (Besson) | 
cot Press. ‘Trenenitter * ~ gAB-200 (atson) 
| fen & ‘Sp Indieator’ - WE280h1-1 : 
Rate of Climb Intiestor MS28075-1 — Sotih 


Cabin Press. Indicator (31219-9R1-B-1) Both 
Tachometer’ MS28000~-1 Both 
MS26010-5 - Hyd Press, Indicator AGU-3A(GFAE) Project 

MS26010~5 Hyd Press. Indicator | 10h6-3-A(Beiderman) WSPO 
Master 1,850 Long R~6141. Both 
. Gaution Light 
Annuméiator Light Panel R-6140 Both 

AN6O011@pproved For Rajegese POOR Sad LoBKODPROBIVIBHR000200170094-2 Both . 

ee ae __9 ESM Indicator BH185R-11C ; WSPO -~ we 


, 
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NATURE OF PROPOSAL: (Cont'd) ¢ 


Installation of the new fuel and ofl pressure systems on WSPO aireraft will require 
elimination of fuselage mounted transmitters and installation of engine mounted 
transmitters. ze 


The left and right-hand consoles, trim panels, and center, left-hand and right-hand 
instruments panels will be redesigned to accomodate the new equipment locations. 


The System XIIA indicator will occupy the upper right-hand corner of the main 
instrument panel on all ships except aerial refueling, AFSC, and hardnose atroraft. 
On aerial refueling aireraft, the ARS indieator panel will be installed in this area, 
and the System XTIA indieator will be mounted on the RH sill. The hardnose and 

AFSC aircraft do not require System XTIA. On hardnose aireraft, this area will 


incerporate the F-1 controls. 


Auxiliary control panels (kneeshole, ete.) will be redesigned as follows: 
a.  _ F-l Contrel - relocate as above. 


be . ¥-2, P-3, System IX, Bate Meter,| Pressure, and U.S. Mule panela STAT 
Will de redesigned to occupy the lower left corner of the main instrument 
panel and/or the lower portion of the RH side panel. Redesign of controls 
fox XH-2, XH-3, XH-k, Sun Shooter, Horizon Scanner and Midas, 4 Channel 
Radiometer, RATU, and T-8 Tracker, if required, will be subject to separate 
negotiation. These designs will attempt to eliminate control penels 
extending inboard on the IH aide console. Extension of the main Anstrament - 
panel into the present kneehole areas will be kept to a minimm, as =: 


+ agreed upon during previous ‘mock-up review. — 


_Bpage. for the "G" model hook, Bpotler and Fuel Dump lights snd controls willbe’ 
_ provided in space oceupled by the ARS valve check switch end on the center portion 
“of the right si@epanele eee 


os 


., Bpage for the pending “Hypoxia” panel will be provided on the right console, . A va 


warning Light will.be ine ted in the Master Caution System. 


Bese for the pending] peel. will be provided on the left console. 


fhe ATC Control Panel will be installed in the left console. 


The Map Case in the left console will be reworked to a smaller size to accommodate 
these panel installations... , 


Space for the pending DROP TANK Coftrols and indication will be provided in the 
lower portion of the right side panel and/or the lower right console step panel. 


Space for the pending System 1125 Counter will be provided on the center portion 
of the Main Instrument Panel. 


All electrical disconnects to the instrument panel will be consolidated and spare 
pins provided. 


PARs 
fire waraisQPP Raid ip GREP Getto UAL sad TD PaTOTR RNID emp exer, for, She 


be non~-dimmable. All other warning and indicator lights will be dimmable. 
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” 'RAQURE OF PROFOBAL: © (cont'a) 
All penels will be colored & light gray in liew of the green now provided. Panel 
4liumination will be provided by an improved type post light. Red lighting will 
‘be Tere nees: 


Space Gcovistoas for Autopilot, Compass and Navigation System Components will be 
provided. as follows: 


1. One elevater and one aileron trim indicater on the left side of the main 
dneatrument panel. 


2. Qne IP-250 or 1D-526 Radio Magnetic Indicator on the left top side of the main 
' instrument panel. ‘ 


3. As many as 7 Artopllot adjustment pots on the center portion of the main 
- instrument panel. : 


h, <A Navigation System data control box in en area approximately 5 x 5 3/4 inches 
-in the lower right-hand corner of the main instrument panel. 


5. An Automatic wind computer control panel in ee Gemetaiayoais x 5 3/4 
inches in the forward portion of the lower step panel of the right console. : 


6.°° a Antoptiot Controller. and Compass Control. Panel in an area approximately 
6 3/h xh 3/ in the forward portion of the upper se panel of the wight console. 


| om te “2 én eutotrim failure warning light and two switches or two Mach sontres ewitahoe 


ee in. the right portion of. the right side instrument. panel. -_ 
‘an extoptict daconnest, switen on the eontrel yoke. ; eo a - dnc 2 : an 


a ‘mutepiiot ant a ecupake eae natrtenarice electrical. aebed @iseonnect 
Sed teb’ oe ee ee ee ee . 


° mE - ~ The space ‘provisions Listed above will ‘acecuusante: the ari stine eto Sa 
. : @ompass system or any combination of the ae compass and navigation 
: systema, now aah evaluated. 


gut yment Lecated in the vieinity of the FS 252 bulkhead (rate dec, air cond. 
magenp, emerg. inverter, KT amplifier) will be relocated or re-arrdhged as required 
40 provide improved wire routing. 


‘A Mock-Up of the first installation will be made prior to incorporation of the ehange 
in the firet article. This Moek-Up will be maintained, as practical, fer future changes. 


It 16 estimated that the weight end €.G. change will'be minor. Actual figure will be 
determined at the first installation. 
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